Saldanha Bay Municipality 

Sector investment for the 3 years 2020/21 MTEF period 

Department 

Project Proaramme Name 

Project Start 

Project End 

Total Project 

Total 

expenditure 

2020/21 

2021/22 

2022/23 

Total 

Costs 

to date 

(3 years) 

Date 

Date 

R'000 

R'000 

R'000 

R'000 

R'000 

R'000 

Education 

DTPW007/2014: Panorama 
PS N2 

2019/04/03 

2020/10/15 

49,433 

39,933 

9,500 



9,500 

Education 

Saldanha PS (WCXXS1) 

2020/11/01 

2022/09/30 

88,727 

3,727 

10,000 

25,000 

25,000 

60,000 

Education 

St Helenabaai HS 

2023/10/01 

2025/12/15 

67,000 

- 

- 

- 

- 

- 

Education 

Hopefield PS 

2024/10/01 

2026/10/31 

69,000 

- 

- 

- 

- 

- 

Education 

Vredenburg HS 

2026/08/01 

2028/08/01 

70,000 

- 

- 

- 

- 

- 

Education 

St Helenabaai Inter. 

2026/08/01 

2028/08/01 

70,000 

- 

- 

- 

- 

- 

Education 

Saldanha HS 

2028/01/13 

2029/12/13 

82,000 

- 

- 

- 

- 

- 

Education 

New Stompneusbaai PS 

2027/08/01 

2029/04/01 

77,000 

- 

- 

- 

- 

- 

Education 

Technical School Saldanha 
(WCT1) 

2023/04/02 

2025/12/15 

125,000 




5,000 

5,000 

Education 

Saldanha Middelpos PS 

2020/01/13 

2021/08/30 

- 

- 

- 

- 

- 

- 

SUBTOTAL: EDUCATION 



698,160 

43,660 

19,500 

25,000 

30,000 

74,500 











Health 

CH810086 : Saldanha - 
Diazville Clinic - HT - 
Replacement 

2022/04/01 

2024/12/31 

8,000 




2,000 

2,000 

Health 

CH810088 : St Helena Bay- 
Sandy Point Satellite Clinic - 
HT - Replacement 

2019/04/01 

2022/12/31 

800 

303 

600 

200 


800 

Health 

CH810096 : Vredenburg - 
Vredenburg CDC - HT - New 

2022/04/01 

2025/03/31 

15,000 




2,000 

2,000 



















































Project Start 


Department 

Project Proaramme Name 

Date 

Health 

CH810219 : Paternoster - 
Paternoster Satellite Clinic - 
HT - General upgrade and 
maintenance (Alpha) 

2018/12/01 

Health 

CH810223 : St Helena Bay- 
Laingville Clinic - HT - 
General upgrade, extension 
and maintenance 

2018/04/01 

Health 

CH810249 : Saldanha - 
Saldanha Clinic - HT - 
Prefab for Diazville Clinic 
interim service 

2020/01/04 

Health 

CH830069 : Vredenburg - 
Vredenburg Hospital - HT 

2012/04/01 

Health 

CH860059 : Vredenburg - 
Vredenburg FPL - HT - 
General maintenance to 
newly acquired facility 

2019/03/31 

Health 

CI810086 : Saldanha- 
Diazville Clinic - 
Replacement 

2017/11/21 

Health 

CI810088 : St Helena Bay - 
Sandy Point Satellite Clinic - 
Replacement 

2015/05/05 

Health 

CI810096 : Vredenburg - 
Vredenburg CDC - New 

2017/11/30 

Health 

CI830080 : Vredenburg - 
Vredenburg Hospital - 
Upgrade Ph2B Completion 

2015/03/31 


Project End 
Date 

2021/03/31 

2021/03/31 

2022/03/31 

2022/03/31 

2020/07/31 

2023/08/30 

2021/06/30 

2024/06/30 



2019/05/23 


170,337 


609 


609 






























































































Project Start 

Project End 

Department 

Project Proaramme Name 

Date 

Date 

Health 

C0810086 : Saldanha - 
Diazville Clinic - OD QA - 
Replacement 

2017/11/21 

2023/03/31 

Health 

C0810096 : Vredenburg - 
Vredenburg CDC - OD QA - 
New 

2017/11/30 

2023/03/30 

Health 

C0830082 : Vredenburg - 
Vredenburg Hospital - 
Project Support 

2016/04/01 

2030/03/31 

SUBTOTAL: HEALTH 







Human 

Settlements 

Saldanha Bay: Paternoster - 
202 Sites and Houses: IRDP 

2016/04/01 

2020/03/31 

Human 

Settlements 

Saldanha Bay: Diazville 
Ndifikile - 559 T/S PHP 

2015/01/01 

2020/12/31 

Human 

Settlements 

Saldanha Bay: Vredenburg: 
Louwville - 200 

2018/04/02 

2022/03/31 

Human 

Settlements 

Saldanha Bay: St Helena 

Bay: Laingville: Stages 1,2 
&3: 176 Services: UISP 

2016/03/31 

2020/12/31 

Human 

Settlements 

Saldanha Bay: St Helena 

Bay - Laingville - 309 IRDP 

2016/01/01 

2020/12/31 

Human 

Settlements 

Saldanha Bay: Vredenburg: 
George Kerridge South - 500 
- UISP 

2018/04/02 

2022/03/31 




































































































Department 


Project Start Project End 
Project Programme Name Date Date 


Human 

Settlements 

Saldanha Bay: Vredenburg: 
Witteklip- 1000 - UISP 

2019/04/01 

2022/03/31 

Human 

Settlements 

Saldanha Bay: New 
Middelpos: 500 Services: 
IRDP 

2020/04/01 

2021/03/31 

Human 

Settlements 

Vredenburg Urban 
Regeneration Land 
Acquisition 

2018/04/02 

2019/03/29 

Human 

Settlements 


2019/04/01 

2022/03/31 

SUBTOTAL: HUMAN SETTLEMENTS 







Transport and 
Public Works 

Vredenburg Shared Office 

Building 

2019/04/01 

2022/03/31 

Transport and 
Public Works 

Cl 002 Saldanha Bay 

2014/01/17 

2022/03/31 

Transport and 
Public Works 

C985 Langebaan-Velddrift 
reseal 

2013/06/24 

2022/03/31 

Transport and 
Public Works 

C988 Hopefield-Vredenburg- 
Langebaan reseal 

2015/06/18 

2022/03/31 

Transport and 
Public Works 

Cl 033 Yzerfontein- 
Langebaan reseal 

2015/09/02 

2021/03/31 

Transport and 
Public Works 

C975 AFR Saldanha Bay 
Planning fees 

2011/12/06 

2021/03/31 

Transport and 
Public Works 

C975 AFR Saldanha Bay 
Design fees 

2014/03/03 

2021/03/31 

Transport and 
Public Works 

C975.1 AFR Saldanha Bay 
IDZ 

2017/12/01 

2019/12/30 


2017/12/01 


2019/12/30 

































































































Department 


Project Start Project End 
Project Programme Name Date Date 


Transport and 
Public Works 

Cl 010 Vredenburg- 
Stompneusbaai 

2018/10/23 

2023/03/31 

Transport and 
Public Works 

Cl 036 Vredenburg- 
Paternoster 

2019/10/01 

2020/04/14 

Transport and 
Public Works 

Cl 036 Vredenburg- 
Paternoster 

2017/02/07 

2021/03/31 

Transport and 
Public Works 

C988 PRMG Hopefield- 
Vredenburg-Langebaan 
reseal 

2015/06/18 

2021/03/31 

Transport and 
Public Works 

Cl 033 PRMG Yzerfontein- 
Langebaan reseal 

2015/09/02 

2021/03/31 

Transport and 
Public Works 

C802 Hopefield-Vredenburg 
reseal 

2011/10/24 

2021/03/31 

Transport and 
Public Works 

C415.2 AFR Saldanha TR77 

2017/04/01 

2020/03/31 

Transport and 
Public Works 

C975.2 AFR Upgrade of 
Saldanha Bay 

2017/04/01 

2022/03/31 

Transport and 
Public Works 

C802.4 PRMG St Helena 

Bay-Stompneus Bay 

2019/03/26 

2021/03/31 

Transport and 
Public Works 

C975.2 AFR Saldanha Bay 
upgrade Planning fees 

2017/04/01 

2021/03/31 

Transport and 
Public Works 

Cl 095 Vredenburg- 
Saldanha 

2020/09/01 

2022/03/31 

Transport and 
Public Works 

C975.2 AFR Upgrade of 
Saldanha Bay Design fees 

2017/04/01 

2021/03/31 

Transport and 
Public Works 

C415.2 AFR Saldanha TR77 

2017/01/23 

2021/03/31 

Transport and 
Public Works 

C975.3 MR238 & OP7644 + 

2 l/C's 

2020/04/01 

2023/03/31 













































































































































